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GENERAL NOTES 

1. EXISTING CONDITIONS SURVEY INFORMATION WAS PREPARED BY BSC GROUP, INC. SURVEY IS BASED ON AN 
ON-THE-GROUND SURVEY CONDUCTED BY BSC GROUP IN DECEMBER 2019-FEBRUARY 2020. 

2. REVIEW ALL EXISTING CONDITIONS IN THE FIELD AND REPORT ANY DISCREPANCIES BETWEEN PLANS AND 
ACTUAL CONDITIONS TO THE OWNER’S REPRESENTATIVE PRIOR TO STARTING WORK. 

3. THE LOCATIONS OF UNDERGROUND UTILITIES SHOWN ON THIS PLAN ARE BASED ON THE SURVEY REFERENCED 
ABOVE. THE CONTRACTOR SHALL CONTACT DIGSAFE AND THE PROPER LOCAL AUTHORITIES OR RESPECTIVE 
UTILITY COMPANIES TO CONFIRM THE LOCATION OF ALL EXISTING UTILITIES BEFORE COMMENCING WORK. ANY 
DAMAGE DUE TO FAILURE OF THE CONTRACTOR TO CONTACT THE PROPER AUTHORITIES SHALL BE BORNE BY 
THE CONTRACTOR. 

4. ANY DISCREPANCIES BETWEEN DRAWINGS, SPECIFICATIONS, AND SITE CONDITIONS SHALL BE REPORTED 
IMMEDIATELY TO THE CONTRACTOR/ENGINEER FOR CLARIFICATION AND RESOLUTION PRIOR TO BIDDING OR 
CONSTRUCTION. 

SITE PREPARATION NOTES 

1. AREAS DESIGNATED FOR CLEARING SHALL BE CLEARED ONLY. NO GRUBBING OR STRIPPING OF TOPSOIL IS 
NECESSARY. 

2. THE SUBCONTRACTOR(S) IS/ARE RESPONSIBLE FOR ANY DAMAGE TO EXISTING CONDITIONS TO REMAIN THAT 
ARE DUE TO SUBCONTRACTOR(S) OPERATIONS. 

3. ITEMS TO BE REMOVED THAT ARE NOT STOCKPILED FOR LATER REUSE ON THE PROJECT OR DELIVERED TO 
THE OWNER SHALL BE LEGALLY DISPOSED OF OFF SITE BY THE SUBCONTRACTOR(S). 

4. THE SUBCONTRACTOR(S) SHALL BE RESPONSIBLE FOR COORDINATING THEIR EFFORTS WITH ALL TRADES. 

5. THE CONTRACTOR SHALL COORDINATE ALL ADJUSTMENT OR ABANDONMENT OF UTILITIES WITH THE RESPECTIVE 
UTILITY COMPANY. 

6. THE SUBCONTRACTOR(S) SHALL MAINTAIN OR ADJUST TO NEW FINISH GRADE AS NECESSARY ALL UTILITY AND 
SITE STRUCTURES SUCH AS LIGHT POLES, SIGN POLES, MAN HOLES, CATCH BASINS, HAND HOLES, WATER AND 
GAS GATES, HYDRANTS, ETC., FROM MAINTAINED UTILITY AND SITE SYSTEMS UNLESS OTHERWISE NOTED OR 
DIRECTED BY THE CONTRACTOR/CEOR. 

7. TEMPORARY CONSTRUCTION HAUL ROADS (IF REQUIRED) SHALL BE EXCAVATED AND THE SUB-BASE COMPACTED 
TO 95% SPMDD. THE USE OF SEPARATION FABRICS MAY BE USED TO FACILITATE FUTURE REMOVAL AND 
RECOVERY OF GRANULAR MATERIALS. HAUL ROAD SHALL HAVE AT LEAST 9" OF 6-INCH MINUS STONE AND 
SHALL BE MAINTAINED DURING CONSTRUCTION. 


EROSION AND SEDIMENT CONTROL MEASURES 

1. EROSION CONTROL SHALL BE PROVIDED IN ACCORDANCE WITH THE SEQUENCE OF STAGED CONSTRUCTION. THE 
CONTRACTOR SHALL SUBMIT A DETAILED EROSION CONTROL PLAN INCLUDING SCHEDULE FOR APPROVAL BY THE 
TOWN OF ARLINGTON. A COPY OF THE APPROVED NPDES - EROSION AND SEDIMENT CONTROL PLAN SHALL BE 
MAINTAINED ON THE SITE. 

2. ALL EROSION AND SEDIMENTATION CONTROL MEASURES SHALL BE INSTALLED PRIOR TO ANY SITE EXCAVATION 
OR DISTURBANCE AND SHALL BE MAINTAINED THROUGHOUT THE CONSTRUCTION PROCESS. THE SMALLEST 
PRACTICAL AREA OF LAND SHALL BE EXPOSED AT ANY ONE TIME. 

3. SEDIMENT TRAPS SHALL BE INSTALLED AT DRAINAGE STRUCTURES IN PUBLIC STREET IN THE PROJECT AREA. 
STRAW BALE BARRIERS AND SILTATION FENCES ARE TO BE MAINTAINED AND CLEANED UNTIL ALL SLOPES HAVE 
BEEN STABILIZED. 

4. SEDIMENT BARRIERS SHALL BE INSPECTED AND APPROVED BY THE TOWN OF ARLINGTON BEFORE CONSTRUCTION 
CAN START. 

5. STRAW BALES AND MULCH SHALL BE MOWINGS OF ACCEPTABLE HERBACEOUS GROWTH, FREE OF NOXIOUS 
WEEDS OR WOODY STEMS, AND SHALL BE DRY WHEN INSTALLED. 

6. THE UNDERSIDE OF STRAW BALES SHOULD BE KEPT IN CLOSE CONTACT (TRENCHED IN 3-INCHES MINIMUM) 
WITH THE EARTH AND RESET AS NECESSARY. 

7. DISTURBED AREAS SHALL BE BLANKETED OR SEEDED AND MULCHED AS SOON AS PRACTICAL AFTER 
CONSTRUCTION ACTIVITIES IN THAT AREA HAVE CONCLUDED. ALL ERODABLE/BARE AREAS SHALL BE BLANKETED 
OR SEEDED AND MULCHED WITHIN 7 DAYS WITH TEMPORARY EROSION CONTROL SEEDING. 

8. STABILIZE SLOPES GREATER THAN 3:1 (HORIZONTAL: VERTICAL) WITH SEED, SECURED GEOTEXTILE FABRIC, 
SPRAYED COMPOST BLANKET, OR RIP-RAP AS REQUIRED TO PREVENT EROSION DURING CONSTRUCTION. 

9. SEDIMENT BARRIERS SHALL BE CONSTRUCTED AROUND ALL SOIL STOCKPILE AREAS. 

10. CLEAN OUT DRAINAGE FEATURES AND STRUCTURES AFTER COMPLETION OF CONSTRUCTION. 

11. SEDIMENT COLLECTED DURING CONSTRUCTION BY THE VARIOUS TEMPORARY EROSION CONTROL SYSTEMS SHALL 
BE DISPOSED OF ON THE SITE ON A REGULAR BASIS. SEDIMENT SHALL BE REMOVED FROM EROSION CONTROL 
SYSTEMS WHEN THE HEIGHT OF THE SEDIMENT EXCEEDS ONE-HALF OF THE HEIGHT OF THE SEDIMENT 
CONTROL MEASURE. 

12. AFTER ALL DISTURBED AREAS HAVE BEEN STABILIZED, THE SUBCONTRACTOR(S) SHALL REMOVE ALL TEMPORARY 
EROSION CONTROL MEASURES AT THE CONTRACTOR/ENGINEER DIRECTION. 

13. AFTER THE REMOVAL OF TEMPORARY EROSION CONTROL MEASURES, THE SUBCONTRACTOR(S) SHALL GRADE AND 
SEED AREA OF TEMPORARY EROSION CONTROL MEASURE. 

14. DAMAGED OR DETERIORATED ITEMS WILL BE REPAIRED IMMEDIATELY AFTER IDENTIFICATION OR AS DIRECTED BY 
THE CONTRACTOR/ENGINEER. 

15. THE CONTRACTOR’S SITE SUPERINTENDENT WILL BE RESPONSIBLE FOR DAILY INSPECTIONS, MAINTENANCE, AND 
REPAIR ACTIVITIES. THE CONTRACTOR SHALL INSPECT EROSION CONTROL MEASURES EVERY SEVEN (7) 

CALENDAR DAYS OR ONCE EVERY FOURTEEN (14) DAYS AND WITHIN 24 HOURS OF ANY STORM EXCEEDING 
1/2 INCH PRECIPITATION. DAMAGED AND INEFFECTIVE EROSION CONTROL MEASURES SHALL BE REPAIRED OR 
REPLACED WITHIN 48 HOURS. 

16. PIPE OUTLETS (IF ANY) SHALL BE STABILIZED WITH STONE. 

17. TEMPORARY SEEDING SHALL BE AT A RATE OF 45 LBS PER ACRE. ERODABLE AREAS OUTSIDE AND DOWN 
SLOPE FROM THE CONSTRUCTION LIMITS SHALL BE SIMILARLY SEEDED. REFER TO REVEGETATION PLAN FOR 
SEEDING SPECIFICATIONS. 

18. WATER PUMPED OR OTHERWISE DISCHARGED FROM THE SITE DURING CONSTRUCTION DEWATERING SHALL BE 
FILTERED. DEWATERING PLAN SHALL BE SUBMITTED FOR APPROVAL BY THE ENGINEER. 

19. WHEN TEMPORARY DRAINAGE IS ESTABLISHED, EROSION/SEDIMENTATION CONTROL MEASURES MAY BE REQUIRED 
BY CONTRACTOR/ENGINEER. 

20. GRAVEL CONSTRUCTION ROADS AND CONSTRUCTION PARKING AREAS OF SUFFICIENT WIDTH AND LENGTH, AND 
VEHICLE WASH DOWN FACILITIES, SHALL BE PROVIDED TO PREVENT SOIL FROM BEING TRACKED ONTO PUBLIC 
OR PRIVATE ROADWAYS. ANY SOIL REACHING A PUBLIC OR PRIVATE ROADWAY SHALL BE REMOVED BEFORE THE 
END OF EACH WORKDAY AND AS NEEDED. 

21. NECESSARY MEASURES SHALL BE TAKEN TO CONTAIN ANY FUEL OR POLLUTION RUNOFF. LEAKING EQUIPMENT 
OR SUPPLIES SHALL BE IMMEDIATELY REPAIRED OR REMOVED FROM THE SITE. 

22. THE COST OF REPAIRING OR REMOVING SEDIMENT FROM EROSION CONTROL SYSTEMS SHALL BE INCLUDED IN 
THE CONTRACT UNIT PRICE FOR THE APPLICABLE EROSION CONTROL ITEM. 

23. ALL EROSION CONTROL MEASURES SHALL BE KEPT OPERATIONAL AND MAINTAINED CONTINUOUSLY THROUGHOUT 
THE PERIOD OF LAND DISTURBANCE UNTIL PERMANENT SEDIMENT AND EROSION CONTROL MEASURES ARE 
OPERATIONAL. CONTRACTOR SHALL PROVIDE TO THE CONSERVATION COMMISSION MEASURES (EROSION AND 
SEDIMENTAITON CONTROL) FOR WORK DURING WINTER CONDITIONS. 

24. CONTRACTOR SHALL SPRAY WATER FROM A WATER TRUCK ON DRY AND WINDY DAYS TO PREVENT DUST FROM 
FORMING. 

25. EROSION CONTROL MEASURES AS SHOWN ON THESE DRAWINGS IS INTENDED TO CONVEY MINIMUM 
REQUIREMENTS. THE CONTRACTOR SHALL IMPLEMENT ADDITIONAL MEASURES AS NECESSARY TO PREVENT SOIL 
EROSION AND TO COMPLY WITH THE PROJECT’S STORMWATER POLLUTION PREVENTION PLAN. 


26. SOILS ON SLOPES THAT ARE 3:1 OR STEEPER SHOULD BE ROUGHENED PER THE EPA’S NPDES SOIL 

ROUGHENING FACT SHEET IF THEY ARE TO BE SEEDED WITHIN 2 WEEKS OF DISTURBANCE. IF NOT, EROSION 
CONTROL BLANKETS SHOULD BE INSTALLED ON THESE SLOPES. 


LAYOUT AND MATERIAL NOTES 

1. THE FOLLOWING LAYOUT CRITERIA SHALL CONTROL UNLESS OTHERWISE NOTED ON THE PLAN: 

a. ALL TIES TO PROPERTY LINES ARE PERPENDICULAR TO THE PROPERTY LINE UNLESS OTHERWISE NOTED. 

b. DISTANCES AND DIMENSIONS ARE IN DECIMAL FEET. 

2. SCREENED IMAGES SHOW EXISTING CONDITIONS. WHERE EXISTING CONDITIONS LIE UNDER OR ARE IMPINGED 
UPON BY PROPOSED BUILDINGS AND/OR SITE ELEMENTS, THE EXISTING CONDITION WILL BE REMOVED, 
ABANDONED AND/OR CAPPED OR DEMOLISHED AS REQUIRED. AMBIGUITIES IN THE PLANS SHALL BE CLARIFIED 
BY THE ENGINEER OR SITE SUPERINTENDENT. 


GRADING AND UTILITY NOTES 

1. THE LOCATIONS OF EXISTING UNDERGROUND UTILITIES ARE SHOWN IN AN APPROXIMATE WAY ONLY AND HAVE 

NOT BEEN INDEPENDENTLY VERIFIED BY THE APPLICANT. THE APPLICANT SHALL DETERMINE THE EXACT 

LOCATION OF ALL EXISTING UTILITIES BEFORE COMMENCING WORK, AND AGREES TO BE FULLY RESPONSIBLE 
FOR ANY AND ALL DAMAGES WHICH MAY BE OCCASIONED BY THE CONTRACTOR’S FAILURE TO EXACTLY LOCATE 
AND PRESERVE ALL UNDERGROUND UTILITIES. 

2. THE PROJECT APPLICANT SHALL OBTAIN ALL NECESSARY STREET-OPENING PERMITS, WATER AND SEWER 
CONNECTION PERMITS AND PAY REQUIRED FEES PRIOR TO COMMENCING WORK ON THESE UTILITIES. 

3. WHERE AN EXISTING UTILITY IS FOUND TO CONFLICT WITH THE PROPOSED WORK, THE LOCATION, ELEVATION, 
AND SIZE OF THE UTILITY SHALL BE ACCURATELY DETERMINED WITHOUT DELAY BY COORDINATION WITH THE 
TOWN OF ARLINGTON. 

4. ALL ARRANGEMENTS FOR THE ALTERATION AND ADJUSTMENT OF ALL GAS, ELECTRIC, TELEPHONE, AND ANY 

OTHER PRIVATE UTILITIES BY THE UTILITY COMPANIES SHALL BE MADE BY THE PROJECT APPLICANT. 

5. AREAS OUTSIDE THE LIMITS OF PROPOSED WORK DISTURBED BY THE CONSTRUCTION SHALL BE RESTORED TO 
THEIR ORIGINAL CONDITION. 

6. WHERE PROPOSED GRADES MEET EXISTING GRADES, SUBCONTRACTOR(S) SHALL BLEND GRADES TO PROVIDE A 
SMOOTH TRANSITION BETWEEN EXISTING AND NEW WORK. PONDING AT TRANSITION AREAS WILL NOT BE 
ALLOWED. 

7. POSITIVE DRAINAGE SHALL BE MAINTAINED AWAY FROM ALL STRUCTURES. 

8. SUBCONTRACTOR(S) SHALL VERIFY EXISTING GRADES AND NOTIFY THE CONTRACTOR/ENGINEER OF ANY 
DISCREPANCIES. 


PLANTING NOTES 

1. MAINTENANCE SHALL BEGIN IMMEDIATELY AFTER PLANTING AND WILL CONTINUE UNTIL FINAL WRITTEN 
ACCEPTANCE OF PLANT MATERIAL. 

2. MAINTAIN POSITIVE DRAINAGE AWAY FROM ALL BUILDING FOUNDATIONS AND STRUCTURES. 

3. MAXIMUM SLOPE WITHIN DISTURBED AREAS SHALL NOT EXCEED 3:1, UNLESS OTHERWISE NOTED. 

4. THE LANDSCAPE CONTRACTOR SHALL SUPPLY ALL PLANT MATERIALS IN QUANTITIES SUFFICIENT TO COMPLETE 
PLANTINGS SHOWN ON THE DRAWINGS. 

5. MATERIALS SHALL CONFORM TO THE GUIDELINES ESTABLISHED BY THE AMERICAN NURSERY AND LANDSCAPE 
ASSOCIATION. 

6. PLANTS SHALL BEAR THE SAME RELATIONSHIP TO FINISH GRADE AS TO ORIGINAL GRADES BEFORE DIGGING. 

7. PLANTS TO BE BALLED IN BURLAP OR CONTAINERIZED. 

8. AREAS PLANTED WITH EVERGREEN TREES SHALL BE COVERED WITH A MINIMUM 3” OF MULCH. MULCH FOR 
PLANTED AREAS TO BE AGED PINE BARK: PARTIALLY DECOMPOSED, DARK BROWN IN COLOR AND FREE OF 
WOOD CHIPS THICKER THAN 1/4 INCH. 

9. THE LANDSCAPE CONTRACTOR SHALL GUARANTEE ALL PLANT MATERIALS FOR ONE (1) FULL YEAR FROM DATE 
OF ACCEPTANCE. 

10. PLANT MATERIALS ARE SUBJECT TO THE APPROVAL OF THE LANDSCAPE ARCHITECT, AT THE NURSERY, AND AT 
THE SITE. 

11. PLANT SPECIES AS INDICATED IN THE PLANT LIST ARE SUGGESTIONS ONLY. FINAL SELECTION OF SPECIES 
SHALL OCCUR AT THE TIME OF PLANT PURCHASE, DEPENDING ON AVAILABILITY. PLANT SIZE AND QUANTITY 
SHALL NOT CHANGE WITHOUT APPROVAL OF CONTRACTOR/CEOR. 
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GENERAL NOTES 


UTILITY NOTE 



PLAN REFERENCES 


1. THIS PLAN IS BASED UPON AN ON-THE-GROUND SURVEY 7. CONTOURS SHOWN WITHIN WOODED AREAS ARE BASED 


PLAN ENTITLED ’’PLAN AND PROFILE OF LITTLEJOHN 
STREET” BY FRANK AND DANIEL WYMAN, DATED 
DECEMBER 1926, AND RECEIVED FROM THE TOWN OF 
ARLINGTON. 

PLAN ENTITLED "SUBDIVISION OF LAND IN ARLINGTON” 
BY BREMER W. POND, DATED APRIL 28, 1927, AND 
FILED AS LAND COURT PLAN 4351C. 

PLAN ENTITLED ’’SUBDIVISION OF LAND SHOWN ON 
PLAN 4351 A” BY J.M. KEANE, DATED OCTOBER 20, 
1930, AND FILED AS LAND COURT PLAN 4351G. 

PLAN ENTITLED "SUBDIVISION OF LAND SHOWN ON 
PLAN 4351 A” BY J.M. KEANE, DATED APRIL 14, 1931, 
AND FILED AS LAND COURT PLAN 4351H. 

STATE HIGHWAY LAYOUT NO. 2981, DATED JANUARY 
17, 1933, RECEIVED FROM MASSACHUSETTS 
DEPARTMENT OF TRANSPORTATION. 

STATE HIGHWAY LAYOUT NO. 2983, DATED JANUARY 
17, 1933, RECEIVED FROM MASSACHUSETTS 
DEPARTMENT OF TRANSPORTATION. 


PLAN ENTITLED ’’PLAN OF LAND IN ARLINGTON, MASS” 
BY C. H. GANNETT CO. CIVIL ENGINEERS, DATED APRIL 
30, 1941, AND FILED AS LAND COURT PLAN 18030A. 


PLAN ENTITLED "SUBDIVISION OF LAND IN ARLINGTON 
MASS” BY G.E. NORTHRUP, DATED DECEMBER 1948, 
AND RECORDED AS PLAN 1784 OF 1948. 

PLAN ENTITLED ’’SUBDIVISION OF LAND IN ARLINGTON” 
BY G.E. NORTHRUP, DATED DECEMEBR 1950, AND 
FILED AS LAND COURT PLAN 4351T.PLAN ENTITLED 
’’SUBDIVISION OF LAND IN ARLINGTON” BY G.E. 
NORTHRUP, DATED DECEMEBR 1950, AND FILED AS 
LAND COURT PLAN 4351T. 

PLAN ENTITLED "PLAN OF LAND IN ARLINGTON MASS 
TAKEN FOR STORM DRAIN PURPOSES” BY JAMES M. 
KEANE, DATED JULY 1951, AND RECORDED AS PLAN 
1268 OF 1951. 

PLAN ENTITLED ’’PLAN OF LAND IN ARLINGTON MASS 
TAKEN FOR SEWER PURPOSES” BY W.H. ROBY, DATED 
FEBRUARY 1965, AND RECORDED AS PLAN 662 OF 
1958. 

STATE HIGHWAY LAYOUT NO. 5211, DATED MARCH 20, 
1962, RECEIVED FROM MASSACHUSETTS DEPARTMENT 
OF TRANSPORTATION. 


PLAN ENTITLED "PLAN OF LAND IN ARLINGTON MASS 
TAKEN FOR SEWER PURPOSES” BY W.H. ROBY, DATED 
FEBRUARY 1965, AND RECORDED AS PLAN 664 OF 
1965. 


PERFORMED BY BSC GROUP, INC. IN DECEMBER, 2019 AND 
JANUARY, 2020. 

HORIZONTAL DATUM IS BASED UPON NAD ’83 (12B) AS 
DERIVED VIA GPS OBSERVATIONS PERFORMED BY BSC 
GROUP, INC. IN DECEMBER 2019. 

VERTICAL DATUM IS BASED UPON NAVD ’88 AS DERIVED 
VIA GPS OBSERVATIONS PERFORMED BY BSC GROUP, INC. 
IN DECEMBER, 2019. 

TBM 18-1 ELEV=9.13’ 

DESC: BACK LEFT BOLT ON HYDRANT ON 
OSBORNE 

TBM 18-2 ELEV=11.61’ 

DESC: FRONT BOLT ON HYDRANT ACROSS FROM 
UTILITY POLE # 8 
TBM 18-3 ELEV=11.71’ 

DESC: BACK LEFT BOLT ON HYDRANT BETWEEN 
UNITS 

LOCUS IS LOCATED WITHIN ZONES ZONES AE, AE 
FLOODWAY, X AND X SHADED AS GRAPHICALLY DEPICTED 
ON FLOOD INSURANCE RATE MAP NUMBER 25017C0419E, 
EFFECTIVE DATE JUNE 4, 2010. 

WETLAND RESOURCE AREAS SHOWN HEREON WERE 
DELINEATED BY BSC GROUP, INC. ON JANUARY 15, 2020. 


UPON AERIAL LIDAR COLLECTED UNDER USGS CONTRACT 
DURING 2013-2014. DATA MEETS OR EXCEEDS QL2 USGS 
SPECIFICATIONS. BSC GROUP FOUND A MEAN ERROR OF 
0.20’(OBSCURED) Sc 0.16’(UNOBSCURED) ACROSS 15 
LOCATIONS SAMPLED DURING THE ON-THE-GROUND 
SURVEY IN DECEMBER 2019. 

TOWN LINE LOCATIONS ESTABLISHED FROM 
MASSACHUSETTS STATE HIGHWAY LAYOUTS 2981, 2982, 
2983, 5211 AND 5579. 


9. ABUTTING BOUNDARY LINES ARE APPROXIMATE. 

10. RECORD UTILITY INFORMATION WAS NOT RECEIVED FROM 
VERIZON, TENNESSEE GAS AND MCI. 


EXISTING UTILITIES, WHERE SHOWN HEREON, ARE APPROXIMATE. THE CONTRACTOR 

ACTIVITY WITH DIG-SAFE AND THE APPROPRIATE UTILITY COMPANY AND MAINTAINING 
EXISTING UTILITY SYSTEM SERVICE. DIG-SAFE SHALL BE NOTIFIED PER THE 
COMMONWEALTH OF MASSACHUSETTS STATUTE CHAPTER 82, SECTION 40, AT 
1-888-344-7233. NO GUARANTEE IS IMPLIED OR INTENDED AS TO THE ACCURACY, 
LOCATION OR THAT ALL UTILITIES AND/OR SUBSURFACE STRUCTURES ARE SHOWN. THE 
CONTRACTOR SHALL VERIFY SIZE, LOCATION AND INVERTS OR UTILITIES AND STRUCTURES 
AS REQUIRED PRIOR TO THE START OF CONSTRUCTION. 
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PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 

IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 

LAYOUT, MATERIALS, 
AND LANDSCAPE 
PLAN - WEST 

MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 
02127 


617 896 4300 



(C) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 
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60 FEET 

FILE: 2340700\C\D\2340700-LM 

DWG.: 

SHEET C—102 

JOB. NO: 23407.00 
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PROFESSIONAL ENGINEER 


THORNDIKE PLACE 


DOROTHY ROAD 

IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 

LAYOUT, MATERIALS, 
AND LANDSCAPE 
PLAN - EAST 

MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 
02127 


617 896 4300 



(C) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 


0 15 30 

60 FEET 

FILE: 2340700\C\D\2340700—LM 

DWG.: 

SHEET C—103 

JOB. NO: 23407.00 












































































































































































































































































































































PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 


IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 


GRADING AND DRAINAGE 
PLAN - WEST 


MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 
02127 


617 896 4300 



(C) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 


0 15 30 

60 FEET 

FILE: 2340700\C\D\2340700—GR 

DWG.: 

SHEET C—104 

JOB. NO: 23407.00 


























































































































































































































































































PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 


IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 


GRADING AND DRAINAGE 
PLAN - EAST 


MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 
02127 


617 896 4300 



(6) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 


0 15 30 

60 FEET 

FILE: 2340700\C\D\2340700—GR 

DWG.: 

SHEET C—105 

JOB. NO: 23407.00 





















































































































































































































































































































































PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 


IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 


UTILITY PLAN - 
WEST 


MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 
02127 


617 896 4300 



(C) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 


0 15 30 

60 FEET 

FILE: 2340700\C\D\2340700—UT 

DWG.: 

SHEET C—106 

JOB. NO: 23407.00 




























































































































































































































































































PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 


IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 


UTILITY PLAN - 
EAST 


MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


^ BSC Group 

803 Summer Street 
Boston, Massachusetts 

02127 _ 

617 896 4300 

(C) 2020 BSC Group, Inc. 


SCALE: 1” = 30’ 


0 15 30 60 FEET 


FILE: 2340700\C\D\2340700—UT 

DWG.: 

SHEET C—107 

JOB. NO: 23407.00 




































































































































































































































































































































MIRAFI #100 SEDIMENT 
CONTROL FABRIC 


HAYBALES TO BE STAKED 
WITH TWO (2) 1”x1”x36” 
OAK STAKES 


CONTINUOUS HAYBALES 



1 "xl ”x48” OAK STAKE 
AT 8-0” MAX. O.C. 


EXISTING 
GROUND 

6”x6” EARTH 
BACKFILL 


UNDISTURBED EARTH 

NOTES: 

1. BALES SHALL BE PLACED IN A ROW WITH THE ENDS TIGHTLY 
ABUTTING THE ADJACENT BALES. 

2. BALES SHALL BE SECURELY ANCHORED IN PLACE BY TWO (2) 
1"X1”X36" OAK STAKES DRIVEN THROUGH THE BALES. THE FIRST STAKE 
IN EACH BALE SHALL BE ANGLED TOWARD PREVIOUSLY LAID BALE TO 
FORCE BALES TOGETHER. 

3. INSPECTION SHALL BE FREQUENT AND REPAIR OR REPLACEMENT 
SHALL BE MADE PROMPTLY AS NEEDED. 

4. BALES SHALL BE REMOVED AND REPLACED WHEN THEY BECOME 
FILLED WITH SEDIMENT AND BLOCK OR IMPEDE STORM FLOW OR 
DRAINAGE. 

5. BALES SHALL BE REMOVED WHEN THE EMBANKMENTS STABILIZE. 

6. BALES TO BE TWINE BOUND. 


SILT FENCE WITH HAYBALES 


SCALE: NONE 


50’ LONG x 15’ WIDE (MIN.) STONE PAD 


MAINTAIN 8” (MIN) 
DEPTH 


’ COARSE 
AGGREGATE 



TEMPORARY CONSTRUCTION ENTRANCE 


SCALE: NONE 


1/2” CHAMFER 


.FINISH GRADE 





PRECAST REINFORCED 
CONCRETE CURB, 3,000 
P.S.I. MIN. STRENGTH, 


6-0” STANDARD LENGTH—? 


REINFORCEMENT AS PER 
MANUFACTURERS DESIGN 



< 

4 • 

• « 

y 

A 


<7 

a 

< 

4 

• 

A 

< 

<JA 

• 

7” 


HOT MIX ASPHALT 
WEARING COURSE 

HOT MIX ASPHALT 
BINDER COURSE 



£^3000 PSI CONCRETE 

-^—COMPACT GRAVEL BORROW 
BASE (M 1.03.0 C) 


PRECAST CONCRETE CURB 


SCALE: NONE 


CONCRETE SLAB 
BRISTLE-BROOM 
FINISH- 


VARIES 


NOTES: 


FINISH GRADE ■ 


1.5%* 


6”x 6”-10/10^^ 
WELDED WIRE 
MESH- 

W 


J 


X 


r 2 ” 

| MIN. 


8” COMPACTED GRAVEL 
BORROW BASE (M 1.03.0 C) 


IF 

0 

0 




77777 7 77777777 / 77777777 , 




A 

CONCRETE WALK 


-1/2” PREFORMED 
JOINT FILLER 


— 

A< .. : ' 

• 4 

4 y 

A 

< 4 

l A 4 - 


END W.W.M. 2” CLEAR 
OF EXPANSION JOINT 

EXPANSION JOINT - SECTION A-A 

CONTROL/EXPANSION JOINT SPACING 


WIDTH 

CJ 

EJ 

4’ 

5' 

25’ 

5’ 

5' 

25’ 

6’ 

6’ 

24’ 

r 

5’ 

28’ 

8’ 

4’x4’ 

24’ 

9’ 

4.5’x4.5’ 

27’ 

10’ 

5’x5’ 

30’ 


1. WALK TO 6” THICK IF 
SUBJECT TO VEHICULAR LOAD. 

2. PROVIDE EXPANSION JOINTS 
AT MIN. 20 FT O.C. WITH PRE¬ 
MOULDED JOINT FILLER. 

3. PROVIDE CONTROL JOINTS AT 
5’ O.C. 

4. PROVIDE BROOM FINISH IN 
DIRECTION PERPENDICULAR TO 
CURB. 

5. CONCRETE SHALL BE 4,000 
PSI-TYPE II. 

*6. CONSTRUCTION 
TOLERANCE = 0.5%. 


EXPANSION JOINT NOTES: 

1. EJ AT ALL INTERSECTIONS 
WALKS-EVENLY SPACE CJ BETWEEN EJ. 

2. EJ ALONG ALL RETAINING WALLS, 
STRUCTURES, HANDICAP RAMPS, LIGHT 
BASES, BENCHES ETC.. USE REMOVABLE 
PVC SPACER & SILICONE JOINT FILLER. 

3. ALONG GRANITE CURB PROVIDE 
POLYETHYLENE BOND BREAKER & TOOL 
EDGE JOINT. 


CJ= CONTROL JOINT 
EJ= EXPANSION JOINT 


CONCRETE WALKWAY 


SCALE: NONE 



DO NOT PRUNE TREE’S 
LEADER. NO PRUNING OR 
CUTTING OF THE TREE SHALL 
BE DONE UNLESS DIRECTED 
BY THE LANDSCAPE 
ARCHITECT 

TRUNK FLARE JUNCTION, 

PLANT 2”-3” ABOVE 
FINISHED GRADE. TREE SHALL 
BE SET PLUMB 
REMOVE EXTRA SOIL FROM 
TUNK FLARE AND TOP OF 
ROOTBALL 

MULCH 3” MIN. KEEP FROM 
DIRECT CONTACT WITH TRUNK 

EDGE OF 3” HIGH WATERING 
SAUCER 

FINISHED GRADE 

COMPLETELY REMOVE BURLAP, 
LACING AND WIRE BASKET FROM 
TOP 1/2” OF THE ROOTBALL 

PLANTING SOIL SEE SPECIFICATIONS 
COMPACTED SUBGRADE 

ROOTBALL SHALL BE PLACED 
DIRECTLY ON COMPACTED 
SUBGRADE 


NOTES: 

1. SEE SPECIFICATIONS FOR ADDITIONAL REQUIREMENTS. 

2. CONTRACTOR RESPONSIBLE FOR MAINTAINING TREES IN A PLUMB 
CONDITION. 

3. SAUCER SHALL BE FLOODED TWICE DURING THE FIRST 24 HOURS 
AFTER PLANTING. 


NOTE: 

1. SEE SPECIFICATIONS FOR ADDITIONAL REQUIREMENTS. 

2. SAUCER SHALL BE FLOODED TWICE DURING THE 
FIRST 24 HOURS AFTER PLANTING. 



DO NOT PRUNE TREE’S LEADER. NO 
PRUNING OR CUTTING OF THE TREE 
SHALL BE DONE UNLESS DIRECTED BY 
THE LANDSCAPE ARCHITECT 

TRUNK FLARE JUNCTION, PLANT 2”-3” 
ABOVE FINISHED GRADE. TREE SHALL BE 
SET PLUMB 

REMOVE EXTRA SOIL FROM TRUNK 


3 X ROOTBALL DIAMETER 


MULCH 3” MIN. KEEP FROM DIRECT 
CONTACT WITH TRUNK 

EDGE OF 3” HIGH WATERING SAUCER 
FINISHED GRADE 


COMPLETELY REMOVE BURLAP, LACING 
AND WIRE BASKET FROM TOP { OF THE 
ROOTBALL 

COMPACTED SUBGRADE 

ROOT BALL SHALL BE PLACED DIRECTLY 
ON COMPACTED SUBGRADE 



MULCH 2” MIN. KEEP FROM 
DIRECT CONTACT WITH STEMS 

2”- 3” HIGH WATERING SAUCEF 

REMOVE EXTRA SOIL FROM 
BASE OF STEMS AND TOP OF 
ROOTBALL 

REMOVE CONTAINER AND 
LOOSEN ROOTS AT OUTER 
EDGE OF ROOTBALL, REMOVE 
SYNTHETIC WRAPPING 


PLANTING SOIL - CONTINUOUS 
THROUGHOUT BED 12” MINIMUM 
DEPTH 

ADJACENT MATERIALS VARY 
SEE PLANS 

ROOTBALL SHALL BE PLACED 
DIRECTLY ON COMPACTED 
SUBGRADE 

SCARIFY SUBGRADE AND WORK 
IN PLANTING SOIL IN A 1:1 
RATIO 

COMPACTED SUBGRADE 


SPACING VARIES 
SEE PLANS 


NOTES: 

1. 

2 . 

3. 


4. 


SEE SPECIFICATIONS FOR ADDITIONAL REQUIREMENTS. 

NO PRUNING OR CUTTING UNLESS DIRECTED BY THE LANDSCAPE ARCHITECT. 

SAUCER SHALL BE FLOODED TWICE DURING THE FIRST 24 HOURS AFTER PLANTING. 
SHRUBS SHALL BE SET PLUMB AND PLANTED SO THAT THE TOP OF THE ROOTBALL IS 
1”—2” ABOVE FINISHED GRADE. 


EVERGREEN TREE PLANTING DETAIL 


DECIDUOUS TREE PLANTING DETAIL 


SHRUB PLANTING BED 


SCALE: NONE 


SCALE: NONE 


SCALE: NONE 


24 DIA. CATCH BASIN 
GRATE. NEENAH R-3339-A, 
OR APPROVED EQUIVALENT 


FINISHED GRADE 


PRECAST CONC. DRYWELL 
TO MEET H—20 LOADING 



6” MIN. LOAM AND SEED (TYP.) 


FRAME & GRATE BROUGHT TO FINISH 
GRADE WITH BRICKS OR REINFORCED 
CONCRETE GRADING RINGS. FRAME 
TO BE SET IN FULL BED OF MORTAR 


FILTER FABRIC 
OUTLET 


1-1/2” CRUSHED STONE 
ENVELOPED IN PERMEABLE 
GEOTEXTILE MIRAFI HON, 
OR APPROVED EQUIVALENT 


— 12 OF CRUSHED 
STONE BELOW DRY 
WELL 


DRY WELL WITH GRATE 


SCALE: NONE 


GALVANIZED ALUMINUM REFLECTIVE SIGN PANEL WITH 
SELF ADHESIVE, ENGINEER-GRADE, REFLECTIVE VINYL 
SHEETING. EDGES TO BE DRESSED. PROVIDE SIGN 
PANEL & PRE-PUNCHED MOUNTING HOLES. IMAGE TO 
BE SURFACE INSTALLED, SELF-ADHESIVE 
ENGINEER-GRADE, NON-REFLECTIVE VINYL- 

*Z’ O” 


LIMITS OF CONCRETF RAMP 


HANDICAP ACCESSIBLE 
RAMP (TYP.) 


i-HANDICAP PARKING 
SIGN (TYP.) 


VAN ACCESSIBLE 
PARKING SIGN (TYP.) 


TRAFFIC PAINT 
ACCESSIBLE 
PARKING 
SYMBOL (TYP.)' 


4’ TO END 
OF PARKING 
SPACE (TYP.) 


CURB 



(VAN SPACE) 


(VAN SPACE) 




12 


BACK OF SIDEWALK 


00 


I I 



SPECIAL PLATE 
REQUIRED 


UNAUTHORIZED 
VEHICLES MAY BE 
REMOVED AT OWNERS 
EXPENSE 



CURB TRANSITION LENGTH FOR 

[ WHEELCHAIR RAMPS 

ROADWAY 

HIGH SIDE TRANSITION 

PROFILE GRADE 

LENGTH ROUNDED TO 

(%) 

THE NEAREST 4” 

0 OR LOW SIDE 

6’—6” 

>0 - 1 

7’—8” 

>1-2 

9’—0” 

>2-3 

11’-0” 

>3-4 

14’—0” 

>4 

15’—0” (MAX) 


(SEE TABLE) 


ROADWAY DOWN GRADE 

PLAN 


LOW SIDE TRANSITION 


FINISHED GRADE 


-2 x2 GALV. STEEL 
TUBE SET IN 
CONCRETE BASE 
APPROX. 12” DlA.x 
36” DEPTH 


ACCESSIBLE PARKING PAVEMENT 

MARKING SYMBOL 

NOTE: 

ACCESSIBLE SYMBOL SHALL BE TRAFFIC PAINT AND 
CENTERED IN STALL. 


VAN ACCESSIBLE 


12 ” 


ACCESSIBLE SIGN & POST 

(VISITOR SIGN & POST TYP.') 


CONCRETE TOP, 
SEE CONCRETE 
WALKWAY DETAIL 



r—24” WIDE RED OR YELLOW MOLDED 
DETECTABLE WARNING STRIP INSERTED 
INTO CONCRETE (SEE DETAIL) 


-CURB LINE 


2.35” 


LO 

ro 

csi 






1/4” LIP (MAX) 
ROADWAY 




PLAN 


COMPACTED GRAVEL 
BORROW BASE, SEE 
CONCRETE WALKWAY 
DETAIL 




CL 


y 


9? 


NOTES: 

1. SLOPE TOLERANCE FOR RAMP AND SIDEWALK 
CONSTRUCTION = ± 0.50% 

2. THE MAX. ALLOWABLE SLOPE OF ACCESSIBLE ROUTE 
EXCLUDING CURB RAMPS SHALL BE 5%. 

3. THE MAX. ALLOWABLE SLOPE OF ACCESSIBLE ROUTE CURB 
RAMPS SHALL BE 7.5%. 

4. A MINIMUM OF 3 FEET CLEAR SHALL BE MAINTAINED AT 
ANY PERMANENT OBSTACLE IN ACCESSIBLE ROUTE (I.E. 
HYDRANTS, UTILITY POLES, TREE WELLS, SIGNS, ETC.). 

5. BASE OF RAMP SHALL BE GRADED TO PREVENT PONDING. 




0.9” 1 







PAINTED PAVEMENT MARKINGS 

ACCESSIBLE PARKING SPACE 

SCALE: NONE 


PAINTED PAVEMENT MARKINGS ACCESSIBLE 

PARKING SYMBOL & ACCESSIBLE PARKING SIGN 


SECTION A-A 


ELEVATION 

DETECTABLE WARNING 

STRIP 


ACCESSIBLE CURB RAMP TYPE ’A’ - PARALLEL PERPENDICULAR 


SCALE: NONE 


SCALE: NONE 


ISSUED FOR PERMITTING 
NOT FOR CONSTRUCTION 



PROFESSIONAL ENGINEER 


DATE 


THORNDIKE PLACE 


DOROTHY ROAD 


IN 

ARLINGTON 

MASSACHUSETTS 

(MIDDLESEX COUNTY) 


CIVIL & LANDSCAPE 
DETAILS 


MARCH 13, 2020 


REV 

SIONS: 

NO. 

DATE 

DESC. 























PREPARED FOR: 

ARLINGTON LAND REALTY, LLC 
84 SHERMAN STREET, 2ND FLOOR 
CAMBRIDGE, MA 02140 


BSC Group 

803 Summer Street 
Boston, Massachusetts 

02127 _ 

617 896 4300 

(C) 2020 BSC Group, Inc. 

SCALE: AS NOTED 



FILE: 2340700\C\D\2340700—DET 

DWG.: 

SHEET C—200 

JOB. NO: 23407.00 






























































































































































































































































































































































































































































































